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MANILA FOR USADB 

E.O. 11652: N/A 
TAGS: ETRD, KS 

SUBJECT: MAJOR PROJECT: NAMGANG AREA DEVELOPMENT 

REF: (A) SEOUL 7234, NOVEMBER 1, 1974 
(B) SEOUL 8605, DECEMBER 27, 1974 

FOLLOWING UPDATES REFS. 

1. NO CHANGES IN PROJECT DESCRIPTION SUBMITTED REF. A. COMMENCING 
WITH THIS REPORT EMBASSY WILL COVER NAMGANG AND IMJIN AREA DEVELOP- 
MENTS AS SEPARATE PROJECTS, AS THE PROJECTS WILL BE DEVELOPED SEPARA- 
TELY BY ROKG. THIS MESSAGE UPDATES NAMGANG AREA DEVELOPMENT PROJECT. 

2. IMPLEMENTING OFFICER, OH, WAN SOO, CHIEF, SPECIAL AREA DEVELOP- 
MENT DIVISION, FARMLAND BUREAU, HAS MOVED FROM 3RD FLOOR TO 13TH 
FLOOR (ROOM #1314) IN SAME BUILDING. 

3. OH INDICATED ROKG HAS RECEIVED A PRELIMINARY COMMITMENT 
FROM ADB FOR A $40 MILLION LOAN ON SUBJECT PROJECT AND EXPECTS AN 
ADB APPRAISAL MISSION WILL VISIT KOREA BEFORE END OF 1975. 
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4. SANYU CONSULTANTS INC. OF JAPAN HAS COMPLETED THE FEASIBILITY 
STUDY SUPPORTED WITH $230,000 ADB FINANCING. DRAFT FINAL FEASI- 
BILITY REPORT IS BEING STUDIED BY THE ROKG AND ADB. 

SNEIDER 


UNCLASSIFIED 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 


Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: ECONOMIC DEVELOPMENT, BANK LOANS, PROGRAMS (PROJECTS) 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 08 JUL 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975SEOUL0501 1 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750234-1043 
From: SEOUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750776/aaaacqig.tel 

Line Count: 65 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EB 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 75 SEOUL 7234, 75 NOVEMBER 1, 75 1974 

Review Action: RELEASED, APPROVED 

Review Authority: MartinML 

Review Comment: n/a 

Review Content Flags: 

Review Date: 05 MAR 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <05 MAR 2003 by ThomasVJ>; APPROVED <10 MAR 2004 by MartinML> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: NAMGANG AREA DEVELOPMENT 
TAGS: ETRD, KS, ADB 
To: COM 
Type: TE 
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